NOTE: 

Contractor  to  coordinate  with  utility  companies  and  architect  for  final  connections, 
placement,  sizing;  no  exception. 


Riprap 


Storm  Inlet 
Top  1129.83 ' 
Invert  1124.88 ' 


Sanitary  Manhol 
Top  1131.25' 
Invert  1118.65' 


PENNSYLVANIA  ONE  CALL  SYSTEM,  INC. 

Call  Us  Before  You  Dig! 

1-800-242-1776 

PA.  Act  287  (1974)  Requires  3  Working  Days  Notice 


NOTE: 

The  contractor  and  all  subcontractors  shall  comply  with  all  Federal,  Stote,  and  Local  laws  pertaining 
to  Construction  Safety  ond  Health.  The  contractor  and  all  subcontractors  shall  meet  the  requirements 
of  the  Federal  Register  XVII,  Part  1926  of  Title  29,  the  Federal  Construction  Safety  Act,  the  OSHA 
Regulations,  and  all  publications  that  update  these  publications.  The  owner  is  not  responsible  or  liable 
for  payment  of  any  citations  received  by  the  contractor  or  subcontractor  for  failure  to  comply  with 
the  OSHA  standards. 
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PREMIUM  MOLDING 

UTILITY  PLAN 

PREPARED  FOR 

TRINITY  CONTRACTING ,  INC. 

UNITY  TOWNSHIP,  WESTMORELAND  COUNTY 

PENNSYLVANIA 


McMILLEN  ENGINEERING.  INC. 

CIVIL  ENGINEERS/LAND  SURVEYORS 

115  Wayland  Smith  Drive,  Uniontown.  PA  15401  (724)  439-8110 


REVISIONS 

NO. 

DESCRIPTION 

1. 

UTILITIES  4/28/05  ED 

O:\2005\2005-02\SITE\2005-02-5 

SCALE  r=40' 

JOB  NO.  2005-02 

BOOK  NO.  *•* 

RLE  NO.  2005-02 

DESIGNED 

ED 

2/1/05 

DRAWN 

DME 

2/1/05 

CHECKED 

ED 

3/15/05 

APPROVED 

TEM 

3/15/05 
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